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REVISIONS 



SYM DATE PAGE 

A 28 Jan. 1966 Cover 

1 

2 

6 

7 

8 
9 

35 


DESCRIPTION 

Added Rev. A, dated 28 Jan. 1966 

Added REVISIONS (lasting of) 

Table of Contents - Under Exhibits, 
added E Supplementary Requirements 

Item 6 (B)(2) Microfilm-Reduced 
quantity or (a) and (b) from 5 sets 
to 1 set. 

Amended delivery dates for Items 
1 and 2 . 

Amended delivery milestone(s) for 
Items 6(A)(1), 6(B)(1)(a) and 
6(B)(2)(a). 

Amended the period of delivery for 
Items 8(B)(1) and 8(B)(2). 

Updated scheduling Information- 
added pages 9(a) and 9(b) 

Incorporated Exhibit E 
SUPPLEMENTARY REQUIREMENTS 


B 22 June 1966 Cover 

9(D) 

35 


36 

37 


Added Rev. B, Dated 22 June 1966 

Deleted page (Information compiled 
under Page 36 ) 

Under Exhibit E (Supp. Requirements) 
Added s 

6. ECP 1940-7 W/B Recorder Change 

7 . ECP 1940-8 Del. Amplitude Match 

8. ECP 1940-9 Blanking, TACAN/IFF 

9. ECP 1940-10 N/B Recorder Tape 

Scheduling Information for ECP’s 
.#1940-1 through -5 

Added scheduling information fdr 
ECP's #1940-7 through -10 
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EXHIBIT E 

SUPPLEMENTARY REQUIREMENTS. 



Give effect to the following requirements as incorporated 
hereunder, said requirements to be recognized as having the same 
force and effeat as the "Articles and Services to be Furnished 
set forth under Section B (page 2) of this Work Statement: 


1 

2 

3 

4 

5 


ECP 1940-1, entitled "EMR Test Module" dated 18 

October 1905. „ 

ECP 1940-2, entitled "Electronic Multiplex Switch 
dated 18 October 1965.1 . T 

ECP 1940-3, entitled "Band C Receiver Solid State Local 
Oscillator (LO)" dated 18 October 1965 . 

ECP 1940-4, entitled "Center Tuning Capability" dated 
19 January 1966 , , 

ECP 1940-5, entitled "Bands 8 , 9, 10 1>/F Encoder Logic 
Changed dated 19 January 1966 . 


6 - ECP 1940-7, entitled " Wide Band Recorder Internal Layout ® 

Change" dated 15 April 1966 . . „ 

7 - ECP 1940-8, entitled "Deletion of Amplitude Match Criteria 

dated 15 April 1966 . 

8 - ECP 1940-9, entitled "Blanking Pulse Attenuator for TACAN and 

IFF" dated 15 April 19^6, „ 

9 - ECP 1940-10, entitled "Narrow Band Recorder Tape Change 

dated 15 April 1966 . 
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